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BILL- NO. S07- g 
SPECIAL ORDINANCE NO. s-LI IPT 


AN ORDINANCE approving Change Order 
No. 1 and Final, Ludwig Circle 
Storm Sewer, Res. 899-86, with 
Land, Inc., in connection with 
the Board of Public Works and Safety 
of the City of Fort Wayne, Indiana. 
NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 and Final, Ludwig 
Circle Storm Sewer, Res. 899-86, with Land, Inc., in connection 
with the Board of Public Works and Safety, for: 
this Change Order and Final is 
necessary to adjust contract price 
to reflect actual quantities used 
on project; 
involving a net increase of Two Thousand Five Hundred Sixty and 


50/100 Dollars ($2,560.50), all as more particularly set forth 


in the specifications, and which is on file with the Office of 





the Board of Public Works and Safety and is by reference incor- 
porated herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 


Bruce O. Boxberger, City Attorney 
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DATE: Lear Ge 











CLERK 
Passed and adopted by the Common Council of the City of Fort: 


Wayne, Indiana, as INE? JE 


(SPECIAL) (ZONING HAD) ORDINANCE (RESOLUTION) NO. 


on the kit day ae 


oe 











Presented by me to the haven of the City £ Foft Wayne, Indiana, 


on the bia day of ’ i Soba a> Ds 
Oo 
at the hour of Vy 32 





o'clock FA -M.,E.S.T. 





Approved and Signed by me this GA Z^ = of fb wen hee) 7 
E E E R “Oh, ye y= atok T : M.E.S. T. 


te 


WIN MOSES, JR., MAYOR 






item 
NQ: 


œ 


Ko] 


10 


TL 


17 


of ATTACHMENT TO CHANGE ORDER 


Unit Price Decrease 


Special Backfill 550.00 550.00 
Manhole Type II-G 60" 1,900.00 
Manhole Type V-G 1,900.00 1,900.00 





4O2E Re 27 RS ESP Class ILI EMAS ND, 


1 EA. 
2 EA. 
1 EA. 
l EA. 
4 EA. 
4 L.F. 


1,028.30 
4 L.F. 
4 EA. 


Total Decrease 7159810500 


Total Increase 


Net Genea) (Increase) Contract Price 


3,800. 


590. 


264. 


1,244. 


2,574. 
70. 


2,000. 


10,542. 


2,560. 
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Change Order No. 1 (FINAL) 


Resolution No. 899-85 
Board Order No. _ 143-85 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To adjust contract price to reflect actual quantiti 


used on project 


DAS sce oni ake eget, NOE tae eis Cece I ee 
Will proposed change alter size of the project? Yes No_x 


If yes, explain 


ee a a a LE a Pa ee See es 


Affect on operation and maintenance cost of this project: 


nn nn cet tttEdEEsEaEsS aaa 


None 
i TA TE tre R case Ca ee ea AO SR ip See ee ee 





CHANGE ORDER £ 





Change Order No._ #1 Final Resolution No._ 899-86 
Project No. Board Order No. 145-85 
Name of Project: Ludwig Circle Storm Sewer Date: 23 October 1987 
To: Land, Inc. 

(Contractor) z 
Gentlemen: : 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 






teem | __ Description of Change Pee © Pee p34 Change in Contract Price 
No. Increase 
















Total Decrease 


The sum of $__2,560.50 is hereby (added to) (4&aXkkkAXEHSR) the total contract price 
and the final contract price shall be adjusted as follows: 


Total Increase 


Net (D&KKEXXS) (Increase) Contract Price 


Original Contract Price 77.048.00 
Current Contract Price Adjusted by Previous Change Order §— ee 


77,048.00 
New Contract Price including this Change Order $ 79.60850 


The time provided for completion in the contract for this project is (unchanged) (ZX%K8XZEŇ) 
(degraxgak) by Q calendar days due to this Change Order. The date for completion 
of all work shall be changed . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 


a LASA 
Recommended by: CX Ct, < ÁAK Chief Engineer Date Lös -Pz 
Accepted by: e: si 4 LIA 4 H Contractor Date /O-2] -§7 


Approved F ; City Engineer Date {{- TY 2 
l kee ; Ry 
Approved T z an SE Owner Date tO 








Attested by: 


Date__/ [~x / 


Jocsu 


Admn. Appr. 





TITLE OF ORDINANCE Change Order #1 and Final, Res. 899-86, Land, Inc. 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 

SYNOPSIS OR ORDINANCE Change Order #1 and Final, Res. 899-86, Land Inc., 
a ee ee eee oe ee ae te te 


is necessary to adjust contract price to reflect actual 


uantities used on project. Land, Inc. is the Contractor. 
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Fa ed er a RIE NG e gl ae a Ses 2 eae Oia See 
ee ee E oe eee ee ee 
EFFECT OF PASSAGE To facilitate completion of project. 
E ERS SIE: © RR RS? ke ls EM ehMac a eee Ne oar RN MRS RGR! pC 
aE IESE PRE SERS CORSO tl aL ned oe Oa NO Ae a a Resilience CAS 
EFFECT OF NON-PASSAGE 

EINE Bi A SUE E ETE et Oh ERS Sa RM? IIE! S E 


—_————— eee 


ee eee es eta its eee! de a ea i eee 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $2,560.50 


Sa RE TNS Sn A RN MN A a Seg Ry eV A 
ASSIGNED TO COMMITTEE 








BILL NO. ro eel oh ae Bad Ee 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE on CITY UTILITIES TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOEGETONS. approving Change Order 


No. l and Final, Ludwig Circle Storm Sewer, Res. 899-86, with 


Land, Inc., in connection with the Board of Pulbic Works and 


Safety of the City of Fort Wayne, Indiana 









HAVE HAD SAID (ORDINANCE).  (RESOKUTIONX UNDER ` CONSIDERATION: AND BEG 


IPERNE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 








` (RESOLUTION 
YES NO 
a 
SEE S<——© CHARLES B. REDD 
z CHAIRMAN Sr T 


PAUL M. BURNS 
VICE CHAIRMAN A, a ERE O 


aa ee, eee 7 THOMAS C. HENRY 


BEN A. EISBART 
EEE a A E E O 

SAMUEL J. TALARICO ; 

A eee Sy MINES BESE E OS 


] J aa 
CONCURRED IN_ /2 jhe Ps SANDRA E. KENNEDY 
3 : CITY CLERK 
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